Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Message Text 


LIMITED OFFICIAL USE 

PAGE 01 STATE 045579 

21 

ORIGIN SSM-05 

INFO OCT-01 NEA-10 ISO-OO FBO-02 A-01 CIAE-00 INR-07 

NSAE-00 SAM-01 PM-04 NSC-05 SP-02 SS-15 DODE-OO OC-05 

CCO-OO AID-05 ACDA-05 L-03 /071 R 

DRAFTED BY SSM:CLSTILES 
APPROVED BY SSM:CWKONTOS 
SSM: CEMCMANAWAY 

005500 

P 252227Z FEB 76 

FM SECSTATE WASHDC 

TO USMISSION SINAI PRIORITY 


LIMITED OFFICIAL USE STATE 045579 

E.O. 11652: N/A 
TAGS: PFOR, EG, IS 

SUBJECT: CONSTRUCTION PLANNING 
REF: A) SINAI 093, B) SINAI 090 

1 . MINOR VALLEY IN CONSTRUCTION WORKLOAD EXPECTED AS 
RESULT OF NECESSITY FOR HIGH LEVEL OF ACTIVITY IN CON- 
NECTION WITH MEETING FOSC DATE (FEBRUARY 22) AND AVAILA- 
BILITY OF SURFACE TRANSPORTATION FOR PERMANENT BASE CAMP 
AND WATCH STATION CONSTRUCTION. AIR TRANSPORT COSTS FOR 
CONSTRUCTION MATERIALS PROHIBITIVE ALTERNATIVE AND WAS 
TRADEOFF CONSIDERATION. HOWEVER, DISCUSSIONS WITH 
E-SYSTEMS AND ZACHRY INDICATE THAT PLANNING CALLS FOR 
GRADING BASE CAMP, PERMANENT WATCH STATION GRADING, 
TRENCHING, FOOTING AND ATTENDANT LAYOUT DURING INTERIM 
PERIOD. E-SYSTEMS ADVISES DOCUMENTATION FOR THIS PHASE 
BEING FORWARDED. 

LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 STATE 045579 

2. BASE CAMP LOCATION BY TRIANGULATION METHOD CITED 
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PARA i, REF B SATISFACTORY. 

3. LIMITATION ON VISUAL VERIFICATION GIDDI WEST UNDER- 
STOOD. IT MUST BE POINTED OUT THIS LIMITATION ALSO APPLIES 

DURING NIGHTTIME TO ALL SENSOR FIELDS. LONG-TERM 
PLANNING CALLS FOR STUDY OF IMPROVING EFFECTIVENESS 
SURVEILLANCE CAPABILITY SUCH AS CENTRALIZED READOUT. 
IMAGING SYSTEMS, ETC. HENCE, WE ARE DEFERRING ANY 
ACTION ON GIDDI WEST UNTIL ABOVE COMPLETED. 

4. LOADING, DEPARTURE, AND ARRIVAL DATES FOR SURFACE 
SHIPPING OF MODULES AND ASSOCIATED MATERIALS WILL BE 
SUBJECT SEPARATE MESSAGE. 

5. DISCUSSIONS UNDERWAY WITH CONTRACTOR AND OFFICIALS 
HERE WITH RESPECT FOOD AND LODGING COSTS FOR USG PER- 
SONNEL. WILL ADVISE WHEN FIRM DATA AVAILABLE. 

6. MR. KIMMEL'S WIFE HAS BEEN NOTIFIED. 

KISSINGER 
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